



PROJECT TEAM 



Town of Arlington 

Him Feeney, Interim Facilities Director 

Hfeeney@town.Arlington.ma.us 

Mike Rademacher, Director of Public Works 



Weston & Sampson Engineers 

Cheri Ruane, RLA, Vice President 
Cassie Bethoney, RLA, Project Manager 
Farah Dakkak, Landscape Designer 
Robert McAleer, PE, Electrical 
Scott Henriques, PE, MEP 




PROJECT SCHEDULE 


JUNE 2020 

Project 

Restart 3ULY 2020 

Public Meeting & Final 

* * Construction Documents 

Completed 


# FALL 2020 
OR SPRING 2021 

Construction Begins 


• AUGUST 2020 

Bid Period 


± Project Funding 
Secured 


WINTER 2020 
OR SUMMER 
2021 

Construction 

Ends 















HISTORICAL CONDITIONS 

ca. 1907? 
















































HISTORICAL CONDITIONS 


Olmsted Bros., 1939 
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• Added the lower freestanding walls 

• Planting 
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HISTORICAL CONDITIONS 

Olmsted Bros., 1939 

























HISTORICAL CONDITIONS 

ca 1960s 















HISTORICAL CONDITIONS 

Carol R. Johnson Associates, 1980 


New upper plaza pavers 
Regraded/added drainage 


• New granite steps 







































































































































HISTORICAL CONDITIONS 

Court Street Architects, 1994 
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Path Light 


Legend 

o Existing Planting 

: Existing Planting to be removed & stockpiled 
^A^ New Planting ^l' 


Existing planting replanted 
Azalea 
2 = Japanese Barberry 


SYMBOL 

SCIENTIFIC NAME 1 COMMON NAME 

SIZE 

COMMENTS 

ATT 

CF 

Cornua Florida (Stellar) j Ruth Ellen 

8' - in- 

IWrB 

2 

AZ 

Azalea Hlno Crimson Azalea 

ir -24" 

B&B 

1 

VM 

Vinca minor "bowlcs" Vinca (peri\vinkle) 

2" PC 



BT 

Bctberis Thunbergii Japanese Barberry 

tr - 24- 

BR 

2 \ 

DC 

Deutzia Gracilis . Slender Deutzia 

18" - 24" 

BfcB 

1 U 

cr 

Cotoneaster Horizontaha Rockspray Cotoneaster 

ir- 24- 

BJrB 

. * 

HC 

1 lememcallis ( Daylily 

bulb 


I 1 oo 



• Added ADA compliant 
pathway connections from 
the lower to upper plaza 
and into the garden 

• Updated the planting 
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Site Planting & Grading Plans 

Scale. 

3/16"»IMT 

Date: 

22 February 1994 




















































































































































EXISTING CONDITIONS 



EARLY VOTING 

Oct 22 thru Nov 2 
Mon-Wed 8am*4pm 
Thursday 8am-7pm 
Friday 8am-Noon 














































EXISTING CONDITIONS 



EARLY VOTING : 

Oct 22 thru Nov 2 • 
Mon-Wed 8am-4pm ‘ 
Thursday 8am-7pm \ 
Friday 8am-Noon 
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EXISTING CONDITIONS 










































Quick Recap | Work Completed to Date 
& What We Heard 


• Site Evaluation 

• Detailed topographic survey 

• Evaluations of the existing fountains for potential restoration 

• Feasibility study to install a radiant heating system 

• Maintenance considerations 

• Schematic Design and Design Development, Budget Estimate completed in 
spring 2019 

• Funding secured through CDBG and capital budget through Spring 2020 

• Met with Historical Commission for preliminary guidance 

• Retain brick surfacing for the ramp connecting upper and lower plaza 
spaces 

• Investigate an exposed aggregate finish to the lower plaza concrete that 
matches the aesthetic of the granite block paver 

• Return to Historical Commission for a review of the final construction 
documents and for approval of materials during construction (new granite 
pavers to match existing, mortar color for repointing) 









Site Materials & Furnishings 






TOWN HALL* 
business HOURS 5 1 

Monday 3-4 
Tuesday 8-4 
Wednesday 8-4 
Thursday 8-7 
Friday 8-Noon 
Saturday CLOSED 
Sunday CLOSED 

Please place after hours payments in the 
Night Depository, Located in the s >, ll 
Jrdow to the right of the frft doors 

of theTown HalL _ > 


Walk Off Mat 


Slot Drain 


Bike Racks 


Sign 



Existing Bench Existing Fountains Existing Lightpole Existing Handrail 

and Granite Block 


























































Overall Proposed Plan 

Lower Plaza Brick Inlay Pattern - Option 1 
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Overall Proposed Plan 

Lower Plaza Brick Inlay Pattern - Option 2 



CURB CUT 

GRANITE PAVERS 
REMOVED AND 
REPLACED IN KIND 


RELOCATED EXIST¬ 
ING HISTORICAL 
LIGHT POLE, TYPICAL 
OF TWO 


BRICK COURSE 




CONCRETE PAVING 
WITH GRANITE PAVER 


BIKE RACKS,TYPICAL 


EXISTING HANDRAIL 
TO BE MODIFIED TO 
BE ADA-COMPLIANT 

GRANITE STAIRS 

PERIMETER WALL 

HISTORIC FOUNTAIN, 
TYPICAL OF TWO 

EXISTING PAVERS 
REMOVED AND RESET 
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Overall Proposed Plan 

Lower Plaza Brick Inlay Pattern - Option 3 



REMOVED AND 


"T 


CURB CUT 
GRANITE PAVERS 


REPLACED IN KIND 


BRICK COURSE 


EXISTING HISTORICAL 
LIGHT POLE,TYPICAL 
OF TWO 


CONCRETE PAVING 
WITH GRANITE PAVER 


BIKE RACKS,TYPICAL 


EXISTING HANDRAIL 
TO BE MODIFIED TO 
BE ADA-COMPLIANT 


GRANITE STAIRS 


PERIMETER WALL 


HISTORIC FOUNTAIN, 
TYPICAL OF TWO 


EXISTING PAVERS 
REMOVED AND RESET 


















































































































































































